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3508 
REPLY Os 


2.0. Bex S155 3. W. Station 
aghington, D. o. 


19 Jamery 1960 
SUBIEC? : Repert of Audit of Technical Representative 
Contract LW-H73 
The Perkin-Elmer Corporation, Nerwalk, Conneeticut 
Period: 1 Ady 1958 te WO June 1959 
ko : Contracting Officer 


1. We bave completed an interia audit of subject contract 
with the folloving rosults which are detafied in Exhibit A: 


2. the amount rovistonaliy aagroved 12 aubject to the 
gatiafaetory receigt and acoeptance of the services rendered, 
cts Cas cd paves. Vani at ee 


3. ‘Yo our knowledge no Government property was —— 
ox acquired by the comtracster under thie contract during the 
oe EOIA3b FOIABSb 


hk, The auditor’ s fintings vers Giscussed on 6 January 


1960 with IE) coutract Admintetrator. [I 
| jected ne objections to the suditer's adjustaaents. FOIAb3b 


Approved For Release 2000/09/01 : CIA-RDP81B00879R0001000601 21-5 


